ARTERIAL DRAINAGE (IRELAND). 



RETURN to an Order of the Honourable The House of Commons, 
dated If) March 1852 ■■.—‘for., 



I. 

REl URNS “ of all the Works which have been coinmeuced in Ireland under the Acts for 
Arterial Drainage, together with the Date in eacli Case of the original Application 
from the Party or Parties interested : also, where an Estimate was prepared of the 
Cost of the Preliminary Survey, the Date when that Estimate was furnished to the 
Parties interested : also, where the Amount required for the Preliminary Survey and 
Estimate was subscribed, the Date when the Amount was received by the Board of 
Works : also, the Date of the Completion ot the Survey and detailed Estimate in each 
Case; and the Date when the full Assents were received ; and also the Date when the 
Works were actually commenced ; in each case wl-.ere the Work has actually been 
finished, and the Award made, the Amount of the original Estimate, and the Amount 
actually expended ; but where unfinished, the Amount of the oiiginal Estimate, and tlie 
Amount actually expended to the present Date ; and also a full Estiraaie of the Amount 
which will still be required for the Completion of the Work:” 

II. 

*‘Of all the Cases, if any, in which there has been a Departure from the original Plan 
submitted to the Parlies interested, and approved of by them, and in which the Assent 
of the Parties interested to the new Plan was not obtained previous to its being put 
into execution: also, all cases, if any, where a larger Area has been included in the 
Operations than was originally comprised in the Survey and Estimate assented to by 
the Parties interested ; distinguishing the Case?, if any, in which a larger Outlay has 
been made than otherwise would have been consistent with llie Act of Parliament 

III. 

“ And, of the Names and Salaries of all the Engineers, Overseers, and Clerks at present 
employed in the Arterial Drainage Works, specifying the Staff in detail on each 
M'ork.” 



(Acta5 & 6 Viet, C.S9; S So 0 Viet., c. 6a j 9 Viet., c. 4 ; and 10 Sc. 11 Viet., c. 70.) 



OITice of Public Works, Dublin, 1 
29 January 1652. / 



By Order, 



E. HORNSBY, 

Secretary. 



{Sir Lucius O’Brien). 



Ordered, hy The House of Commons, lo he Printed, 

23 March 1852. 
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RETURN'S EELATIJJG TO ARTERIAL DRAINAGE (iRELAND). 



No. I. 



RETURN of all the Works whicli iinve been comaiencecl 





1 




AVIiero 


Where the 


Tlie Date of 






Ic each case 








Dale in each 


an Estiioate u as 


Aroounc required 




The Dale 


hcuu liinsUed 




5 




prenared 


lor the 1 




Ihe Date 




No. of 




of titc original 


cf tire Cost of 
lire 


Preliminary Survey 


Completion 




when 






Final 


Districts. 


.Application 


Preliminavy 
Survey, the Date 


Estimate was 


the Survey and 


Assents 


tlieWuikswerc 


The .Ainuuiit 




Notice. 




tlie Party or 


when 


the Date wlien ibe i 


detailed 




.actually ^ 


of the Original 








Interested. 


furuisbed to 
the 

Patties Interested. 


was received bv ' 
the ■ ' 

Board of Works. 


eucli Case 




CuiiiRiunecd. . 


Estimate. 








DateofRe|>ortJ. 




1 






2 


.Atdeo - 


1.3 Feb. 18437 
23 June j 


15 Feb. . lS43-[ 


1.3 Frb. . 1843 
4 Mar. - 


■l.Tiily 1843\ 
27 Dee. „ ( 


M Mar. 1814 


1 

4 June 1844 


£- 5. ll. 




40 












25 .Aug. IS-iO 


25 Oct 1840 






4C 


AHick- 


24 April „ 




• 


.1 June „ 


2 Oct. „ 


21 Nov. „ 


1.510 - _ 




1 


Blacltwator - 


2.7 .Aug. 1S42 


27 Aug. - 1842 


7 Sept. - 1812 


20 Sept. 1842 


31 Aug. lS-13 


5 June 18-14 


10,000 - - 




3 


Borrisulane - 


22 Dec. „ 


4 Jan. - 1S43| 


7 Jan. - 1843 

8 July - 


1.3 -May 1843 ( 
26 .Mur. 1844 J 


27 Aug. 18-14 


7 April 184.3 


. . . 




9 


Borris-iii-Ossory - 


CMar. IS-U 


9 Mar. - 1844 f 


0 April - 18441 
21 May - J 


Jan. 184.3 


3 April 1846 


15 June 18-10 


- - 




17 


Dejne - - - 


8 Mar. „ 


19Mof. • 1 


27 Mar. • „ 7 
1 April - „ j' 


22 April „ 


28 April „ 


22 June „ 


- 




21 


Ballybay 


23 Mar. 1840 




18 May 1846 


2 July „ 










Brusna (Fcrbanc) - 


28 May 1844 


lJune - 1844 


3 July - 1844 


30 April ,, 


4 July „ 


2 Sept. „ 


• 




28 


Ballvcasev - 


4 April 1840 




. 


11 April ,, 


7 July „ 
30 July „ 


8 Sept 1846 


1,007 18 - 






Balliobassio - 


2SMar. 






11 May „ 


14 Sept „ 








Balliiiderry • 


21 Mar. „ 


' f 


10 Mar. - 18431 


11 May „ 


28 Aug. „ 


1.3 Nov. 1847 


88-3 - - 




C2 


Bollyteigue - 


11 Jan. 1843 


I Feb. - 1S4S| 


17 Feb. - 1844 1 
2 and IS Mar. f 


31 Dec. 1843 


20 Oct „ 


1 Jan. „ 


- . . 






Baliycowan • 




i 
















ID Oct. 1840 




. . 


7 Dec. 1846 


10 Dec. „ 










Bcuudloucb • 


17 Sept. ,, 






24 Oct. „ 


29 Dec. .. 










Hole>- . - - 


14 May „ 






20 June „ 




19 April .. 








BalliaaliU • 


24 Nov. 






1 Fab. 1847 


18 May „ 








150 


Boardsniill . 
UalUnasItea and*) 
Castlpricfcanle -j 


11 Jan. 1847 
11 Dec. 1840 


. 




12 Mar. „ 
1.3 Feb. „ 


6 Aug. „ 
6 -Aug. „ 


I Sept. ,, 
1 Sept. 


3,344 - - 
1,210 - - 




172 


Batia . 


18 May „ 






23 April 


21 Sept. „ 


1C July 1849 






175 




19 Sept. „ 


■ 


6, 13. 27,aiid 2!) 


1 Feb. 


22 Sept. „ 


25 June „ 












1 


April 1844 - 

9,22,23, 2.5, and 




















29 May 1844 - 
















1 Mar. 18441 


20 Mar. 1844 

1 


4 attd IS June 












18‘J 


Gjllyconnell • 


20 Mar. „ } 

3 April „ J 


24 and 2S Mar. 
1845 • 

7 -April . 1645 
7Aug. . „ 


^30 May 1845 


26 June 1846 


30 June 18-16 






1 

! 


i-anen 


15 April 1S4G 




Mar. IS17 


26 Nov. 1847 


1 -Aug. 1848 






5 


Culmre 


Dec. 1843 


16 Dec. - 1843 j 


20 Dec. - 184.3} 


Mar. 184-1 


7 Dec. 1841 


30 April 1845 


3,100 - - 




19 


Cappagh - 


0 Feb. 18401 
25 Mar. „ / 


10 Mar. - 1846 


IS Aug. - 184C 


21 May 1846 


ID June 1846 


7 July 1810 






33 

47 


Comogne - 
Clonikihy • 


20 Oct. 1844 
X8Mar. 1846 


7 Nov. - 1844 
17 April . 1846 


8 Nov. - 1844 
23 Mar. - 1810 


10 April „ 


29 July „ 


7 Sept. „ 


. . . 




51 


Cork Slob - -f 


SO April 1840J 


21 Nov. - 184^ 


17 June - „ 


18 May „ 


20 Oct. „ 


29 Dec. „ 






5-> 


C.irtigMver - 




8 April - 1845 




23 Sept. „ 


30 Oct. ,, 




3.096 - 8 




G7 


t.iiirigans 














83 

107 


£S™e"' -■ 

Castlebar Lakes - 
Carbary Milt Slrcaa 


10 Sept. 1846 
19 Sept. „ 

17 Sept. „ 

IS June .. 

19 Oct 




27 Otf. „ 

28 Ocl. „ 

20 Ocr. 

19 Oct. „ 

18 Dec. „ 


29 Dee. ' 

29 Dec. „ 

29 Dee. „ 

1 Feb. ia-17 


9 Jan. „ 

16 Jan. „ 

2 Jan. „ 

29 .Mr.'. „ 


220 - - 

3.3.3 - - 
1,156 - - 




125 

X3S 

1.55 


i.dffo.vmore Lake 


28 JJay „ 




- 


24 Aue. 


12 Mar. 






Ce'tUbemat.l 

Cu-.euma - 


2M.r. ;; 

11 Jan. 1847 


•1 Mar. - 1840 


4 Mar. - 1846 


26 May 184fi 
8 JIar, 1847 


ID April „ 
28 April 
21 Jlay „ 


24 Wav „ 

1 May „ 

22 June 1849 


1,035 - - , 


15-1 

159 

Ifil 

173 

179 


Curragha - 
Ctopliaii 
Castleiiurtyc 
C.ie!at.ev - 
Cross Lough 


ISMav 1640 
4 Dei'. „ 

16 .Nov. „ 

6 Mar. 1847 
20 Nov. 1840 


: : : 




0 Julv 1846 
9 Mar. 1847 
May „ 

11 July „ 

12 June „ 


to July „ 
3 Sept. „ 
3 Sept. 
21St|,t 
1 30 Si’pl. „ 


9 Aug. 1847 
22 June K:4D 

2 July „ 

3 Sept „ 
27Atif. „ 


1,433 - - i 


15 


Dunsoiman -j 


20 Feb. „ 7 

1 22 Sept. 1848 






15 Apri' 1810' 
July 1.S47 
7 .Apiii Ih-lti 
5 May 


j 8 June 1840 


18 June 1816 


! . . - 


38 


Jluakclliii ■ 


24 Nov. ,, 


18Ang.- 1845 

17 Dec. - „ 


18 -Aug. - 1845 
la Mar. - 1646 


14 July „ 
i 19 Alls. .. 


2- Julv „ 
4 Sept. ,, 






111 


Dcrrylio 


10 Sept. IS4C 


• 




1 O.i. „ 


19 JIar. 1817 


I April IS,: 


- ■ ■ 
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3 



No. I. 



in Ireland under tlie Acts far Arterial Drainage. 



where the AVork lias actually 
nod the .Award made. 


Bui where lIufiiiialLed, j 


And also 








Revised 
Esliiimte, wliere 
published or 
firculaied before 
calling fur 
SecondAssciits. 


The Amount 
actually 
Espeoded. 


The AidduiiC 
of the original 
Estimate. 


Reviscrl 
Estimate, where 
guiblisUud 01 - 
ciiculaled before 
callinc for 
second Assents. 


The Amount | 
aetiiully 

Expended to the j 
30!hSept. 1851. 


of the Atiiuuiii 
which will 
still be required 

Completion of 
the Works. 


riginiil Survey, 
Statute 1 

hlCBSure. 

! 


revised Survey, 
Statute 
Measure, 


— 


£. s. il. 


£. ». d. 


£. s. d. 


£. j. d. 


£. s. d. 


£. «. d. 


-t. R. P 


\ BP 








8,388 - - 


. 


17,820 3 10 


1,883 14 - 


3,210 1 S3 


1 




■ 




3,780 - - 


4,038 2 7 


3.714 12 2 


215 8 6 


1,130 0 0 


1,101 2 36 : 






a,ti9i I. a 


■ 


- 




- 


400 0 0 


921 2 30 ! 






12,112 I(j 0 




- - . 


. . 


- . . 


3,851 0 11 


3.827 2 IS j 








5,486 2 8 


- - - 


9,296 19 6 


581 17 4 


1,200 0 15 


1,404 2 18 ' 








0,806 - 9 


■ - - 


17,540 17 10 


771 12 7 


3,232 1 2 


1,000 0 0 ■ 








2.1,706 11 10 




44,825 6 10 


1 2,000 - - 


7,059 3 1 


_ 






84S 17 4 


■17,329 11 8 


- 




- 


A:tn n n 


•11 1 3 27 










53,720 13 C 


24,703 - - 


15,087 0 25 


10,800 0 0 


• Stopped for 




3,8I>2 3 2 














second assents. 




7,844 17 I 








- - - 












■ 


- - - 


- * 


- ' ■ 


198 0 0 


311 0 38 




■ - - 


- - - 


18,000 - - 


. . . 


30,236 9 - 


2,001 15 1 


2,021 3 14 


3,1ST 0 0 




. - . 


72!) 3 2 


. 


. - - 














1,241 16 9 










212 0 0 


198 3 19 






2,220 14 2 


















1,167 4 7 


















4,101 S 3 






... 




989 0 0 


1,428 3 12 




1,074 5 5 


2,223 11 7 


- - 


- - 


. - 




506 0 0 


738 0 20 


- 






16,200 - - 




11,327 0 5 


7,400 - - 


4,155 0 0 


__ 








5,035 - - 


4,963 14 7 


0,600 1 7 


100 7 y 


1,230 0 0 


1,758 2 II 




. . . 




131,858 8 G 




138^01 3 7 


54,473 - - 


6,538 1 IS 


- 








20,160 - - 


. . , 


23,562 9 6 


1,821 8 il 


0,035 0 0 








4,313 14 11 




. . - 


. . 


. . . 


598 3 29 


_ 








8,531 19 6 


21,265 - 6 


9,101 9 - 


12,001 n 4 


2,927 0 0 


3,021 1 1 2 


- Slupgrcd fo 




- 


3,004 1 1 7 


4,583 7 G 


4,082 !) 7 


110 19 2 


1,278 2 30 


1,306 2 21 


sccvod assents. 






3,281 - - 


- 


0,678 17 8 


20 - - 


303 0 0 


202 (J 30 






- 


3,860 10 2 


- 


5,603 10 5 


243 3 S 


230 0 0 


209 1 20 






3,237 8 4 


- 




. 


. 


685 0 0 


1 592 0 31 






2,475 7 10 










1 034 2 18 


1 034 2 18 






205 .3 7 










1 40 0 0 


1 40 0 31 






320 13 6 










62 0 0 








602 13 5 










1 76 0 0 


72 .3 37 






1,708 6 4 










1 189 0 0 


185 2 27 






637 10 10 










141 0 0 


1 !)0 0 20 




2,370 - - 


706 12 1 










141 0 0 


j 100 2 30 




2,406 14 3 








. 


6113 1 -90 


OiS •' 3 








12.934 - - 


10,778 7 11 


9,727 S 0 


7,505 - - 


1,»lt (1 0 


■ 2.424 0 0 








8, M2 - - 


3,106 2 7 


l,t03 13 5 


90 - - 


502 0 0 


' S21 3 14 


, . Stopped f2T 


. - 


1.264 5 0 






. 


. 


30.> 0 0 


407 3 32 


1 second assBOCs. 

j 






2.546 - - 


2,931 11 2 


3,273 5 6 


263 S 8 


.539 (1 0 


! aro 0 33 








6,000 - - 


6,007 4 10 


6.310 - 10 


1,711 10 9 


1,089 3 a 


1,4.7 2 18 








3,012 - - 


3,878 9 10 


4,019 - 4 


666 I 11 


55S 2 0 


1 T92 3 18 








340 - - 




353 10 1 


16 - - 


61 0 0 


91 0 35 




. . . 




6,500 - - 


10,171 - - 


9,007 7 4 


430 10 8 


.1.801 0 0 


j 2,298 S 1C 




- 




0,883 3 - 


16,649 14 - 


15,883 17 5 


2,001 14 10 


3,811 0 1.5 


4.897 3 0 




■ 




22,500 - - 


48,489 9 3 


23,631 3 1 


20,424 3 1 


7,110 0 0 


: 9,000 1 33 


: - Stopped foi 


•' - - 


- - - 


453 IT - 




616 15 9 


36 4 3 


139 0 0 


^ 171 3 14 


1 second ussents. 
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No. I. — Retuhx of all the Works which have been Commenced 











Where 


Where the 


The Date of 






In each Case 






Date in each 


an Estimate was 


Amount required 




Tire Date 


beeu finished 






Case 

of the original 
Application 


prepared 
of the Cost of 
the 

Preliminary 














No. of 




Preliminary Survey 
Estimate was 


Coiupletion 

of 


when the full 


wiicn 

the Works tvere 




Tioai 


Districts. 




Survey, tlie iJate 


subscribed. 










Notice. 




the Party or 
Interested, 


that Estimate iv.is 


Amount 


F.siimate, in 


were Received. 


actually 


of the Original 






furnished to 
the 

Parties Interested. 


the 

Board of Works. 


each Case 
(Date of Report). 


Commenced. 


Estimate. 


113 


Drumbomiay 


10 Sept. 


I81C 






9 OcL 


1840 


18 Mar. 1847 


1 April 1647 


£. 

2G9 


s. d. 


1G2 


Drumcliff 


30 July 


„ 


. 


. 


10 April 


1847 


3 Sept „ 


3 July 1819 


- 




164 


Doomore 


11 May 




. 


. 


5 Oct. 


1840 


3 Sept. „ 


0 Aug. „ 


- 




1S2 


Dunmoran - • 


7 May 


1847 




. 


20 July 


1847 


20 Oct „ 


3 July 


- 


. 


192 


Derrjrholmes 


12 Nor. 


1S4G 






7J™ 




19 Jan. 1848 


8 June „ 


- - 


- 


SI 


Eslin ... 


3 Aug. 


1844 


- - ■ 


■ ■ -{ 


17 Oct. 


1840) 

I860) 


1 Feb. 1847 


27 April 1847 






7 


Fane • 


12 Nov. 




31 Dec. • 1814 


17 Jao. - 1845 


18 May 


1843 


28 Feb. IS40 


2 April 1840 


G,002 


_ _ 


Co 


Fergus - - 


21 Oct. ^ T 
2 Dec. IS47J 


14 Dec. - I84.4-|^ 


30 Jan. . 1845) 
14 Feb. - 18.10 / 


7 OcL 


1840 


10 Dec. „ 


15 Feb. 1847 


- - 




121 


Furonwell - 


IG Oct. 


184C 


. 


. 


2 Feb. 


1847 


10 April 1847 


10 April „ 


2,430 


- - 












3 and 0 Oct.l 














8 


CK-de. 


8 Aug. 


1S43 


31 Aug. - laisj 


1813 . .1 

28 Dec. - 1843 f 
IS Feb. - I845J 


20 April 
29 April 


1844) 
1845 1' 


3 April 1840 


11 April 1840 


- - 


- 


63 


Gorteen 


14 April 


1S4G 


- 




Oct. 


1840 


4 Dec. 1840 


8 Dec. „ 


2,605 


C - 


lOQ 


Gar . - 


20 Oct. 






- 


2 Feb. 


1847 


4 Mar. 1847 


22 April 1847 


3,.143 


_ _ 


1S7 


Glenariff Riverl 

(Red Bay) -j' 


28 Dec. 




- 


- ■ -{ 


10 Feb. 
29 May 


1847) 

) 


23 Nov. „ 


16 June 1849 


2,200 




5S 


Headfurd 


0 April 




. 


. 


12 Ocl. 


1640 


30 Nov. 1840 


12 May 1847 


471 





79 


Hind (Tlie River) • 


G April 


„ 


- 


- 


Sept. 




10 Jan. 1847 


10 April „ 


. 




sr 


Heruiitsgc • . 


IG Oct. 






- - - 


11 Nov. 


« 


1 Feb. „ 


4 May 


224 




36 


laay - - 


C^l! 


■« 

.. / 


9 Jan. - 184C 


18 Feb. - 1840 


25 May 




31 July 1840 


15 Sept. 1840 




- 


c 


Kiltnannock • 


April 


1843 


April - IS43/ 


23 May - 1843) 


13 Dec. 


1843 


9 Dec. 1844 


lJune 1845 


G,087 


3 - 


IS 


Eillintor 


I Oct. 


1343 


4 Nov. - 1845| 


14 Nov. • 1845 
13 Aug. • 1840 


27 April 1840) 
4 May „ j 


18 June 1840 


0 July 1840 


- - 




SI 


Kilmaine 


28 -Mar. 


1S16 






13 May 




22 July „ 


19 Aug. „ 


C,700 


_ . 


41 


Killieggan . 


17 Aug. 


1843 


30 Aug. - 1843| 


30 Sept. • ISIS') 
S Nor. . / 


IS April 


1644 


4 Sept „ 


1 Feb. 1847 


. 




S4 


Kilbiidge . 


G Sept. 1844') 
23 April X8.1CJ 




12 June 


1840 


30 Oct. „ 


31 Oct IS4C 




- 


57 


Kilraurry 


23 Mar. 






- 


12 Ocl. 


IS4C 


27 Nov. „ 


7 Dec. „ 


400 


- - 


78 


Kill - 


10 June 




- 




2.) Sept. 




10 Jan. 1847 


1 Mur. 1847 


- - 




105 


Kilcock 


XI June 




- 




12 Dec. 




4 Jlar. „ 


20 Mar. „ 


1,000 


_ _ 


112 


Kinmeen 


10 SepL 




- 


- 


9 Oct. 




19 Mar. „ 


1 April 


180 





124 


Kilmagunny 


21 Sept. 




- 


- 


9 Jan. 


1847 


19 April „ 


1 May „ 






160 


Keenaeh . > 


17 April 


r- 


- 


- 


3 .Mar. 


r. 


3 Sept. „ 


23 June 1840 


- - 




11 


Longfurd « 


30 Aug. 


1843 




31 Aug. - 1843 


22 Feb. 


1844 


2 June 184G 


17 June 1840 


. 




12 


Lorrha 


9 Mar. 


1840 


- Mar. - 184G 


27 aiar. - 1 846 


14 Apri 


1840 


4 June „ 


29 June „ 


2,443 


_ _ 


20 


Lough.iia.Saggtlrt - 


21 Mar, 






- 


9 June 




3 July „ 




434 


_ _ 


32 


Lough Gara and) 


G April 






. - . 


23 May 


1845 


24 July „ 


9 Sept. „ 


. . 


. 


43 


Loughs Ougliter,'! 
Cottnk, and 

River Erne *J 


30 Sept. 


184.3 


Oct. - 1815 -j 


11 and 15 Nov.'l 
1845 - ./ 


IS Apri 


1846 


10 Sept. „ 


13 Oct. „ 


■ - 


- 










2G June - ISlsj 


15 Aug. - 18431 














S3 


Loughans 


June 


1843 


3 OoL - 

4 Feb. - 1845 J 


10 Feb. 


1844 


10 Sept. „ 


1 Oct. „ 


- - 


- 










f 


25 April - 18441 














G8 


Lough N'eagh 


11 .April 


1844 


13 Apiil - 1844j 


IG Nov. - „ 

20 Dec. - „ J 


Dec. 


1845 


31 Oct „ 


3 May 1847 


- - 




109 


Leesborough 


so May 


1840 




- . . 


1 30 Sept, 1840 


12 Mar, 1847 


, . 


. _ 




151 


Lough Crew 


18 July 








23 Nov 




27 May „ 


7 June „ 


1,707 





IGQ 


Lough Della 


10 .Aug. 








Mar 


1847 


3 Sept „ 


2July 1849 


2,501 





170 


Lavally 


10 Ocl. 








9 April „ 


4 Srpl. 


9 July „ 


• * 


- 
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RETURNS relating TO ARTERIAL DRAINAGE (iRELAND). 



in Ireland, under the Acts for AiiTEftiAi, DnAiNAGE—continweiZ. 



wiiere tiieWork iias actually 
and tits Award made. 


But ivlicre Unfiiiislied, 


And also 
a full Estimate 
of the Amount 
H'liich will 
still be required 

Completion of 
the Works. 


original Survey 
Statute 
iileosure. 


Area by 
revised Survey, 
Statute 
Measure. 


Revised 

Estimate, whero 
publisiied or 
circulated before 
calling fur 
Second Assents. 


Tlie Amount 
actually 
Expended. 


Tlic Amount 
of tlic Original 
Estimate. 


Revised 

Estimate, where 
published iiT 
circulated licl'ore 
calling for 
Second Assents. 


The Amount 
actually 

Expended to the 
30th Sept. 1651. 


£. $. a. 


£. s. <1. 


£• a. 


d. 


£. s. d. 


£. J. d. 


£. a. 


d. 


.. 




p. 






. . 


.133 8 0 




- 






- 




103 




0 


134 


2 5 






2,908 - 


- 


2,912 19 - 


3,020 0 9 


453 12 




424 


0 


0 


037 


3 20 




- 


40,421 - 


- 




17,450 17 9 


89,094 - 


- 


9,803 


0 


0 


_ 








3,457 - 


- 


3,781 a 1 


4,515 15 0 


198 11 


2 


704 




0 


881 


0 35 


' - 


* - 


3,008 - 


- 


■ 


0,052 3 11 


505 13 




2,768 






5,039 


3 23 


- ■ - 




7,300 - 


- 


9.913 8 - 


10,988 8 7 


54S 0 




1,855 






2,400 


2 15 




8,155 15 C 




- 


- - - 


- . . 






1 ,449 


1 


21 


1,529 


0 20 




- - - 


44,702 - 




48,509 17 4 


20,845 7 1 


25,524 15 




8,388 


0 




9,557 


0 5 


2.S59 - - 


3,475 I S 


‘ 




■ 


• • 






878 


0 


0 


928 


1 20 


- • - 


- ■ - 


19,890 5 




- - - 


30,092 - 7 


8,800 - 


- 


0,887 


0 


3 


- 






3,520 4 11 


- - 


- 


- . . 








1,231 


0 


0 


1,140 


0 12 




3,8i0 12 S 






• " - 




• - 




938 


0 


0 


941 


0 23 


2,998 12 - 


3,345 4 4 


- - 








' - 


- 


510 


0 


0 


526 


0 30 


- . 


1,010 12 9 




- 










ICO 






304 


1 20 




- 


14,280 - 




17,140 5 7 


14,742 5 2 


14,304 4 




2,800 






3,804 


2 27 


■ • 


260 10 1 






■ 




- ■ 




133 


0 




150 


1 88 




- - ■ 


34,994 - 


- 


51,190 15 - 


25,235 15 0 


20,038 10 




7,703 


1 


14 


10,181 


3 30 




9,830 13 7 






- ' - 








498 




5 


509 


1 12 




- - - 


25,504 15 




37,017 17 9 


40,352 8 7 


3,512 19 




0,801 


0 29 


3,420 


1 24 


7,800 - - 


10,990 10 1 


- - 








' - 




1.200 




0 


1,129 


3 30 


‘ - - 




10,397 13 


10 


30,828 10 10 


17,439 2 - 


10,357 - 




4.982 


3 25 


6,950 


2 10 


• - - 




3.050 14 






0,113 13 9 


CIS 18 




2,005 






2,792 


1 1C 


- - - 


038 13 ;t 






- . 






. 


544 






309 


t 22 




- - 


2,089 - 




5,034 5 9 


2,351 5 4 


100 - 


- 


042 






1.611 


0 0 




1,819 3 5 


- 






- . 






440 






401 


3 11 




244 10 4 






• 


- 


- 




73 






87 


3 31 




- 


S,597 - 






7,833 1 1 


1,091 - 


- 


2,592 






3,433 


2 0 




• ■ 


9,026 - 






5,150 15 7 


4,193 4 


5 


1,SS2 






2,794 


1 27 


' - - 


. . 


11,288 - 


- 


29,737 0 3 


19,058 2 0 


12,501 - 


- 


4,424 






5,389 


3 30 , 


• - 


3,504 19 3 


- 






. 


- 




1,000 




0 


1,037 


1 13 ! 




683 14 G 






- - 


- - 


' - 




104 




0 


193 


1 38 ' 


- . . 




11,030 - 


- 


17,430 13 7 


10,480 19 2 


8,421 13 


7 


3,003 




0 


5,475 


0 35 


' 


- ■ - 


51,909 - 


- 


103,490 S 1 


45,052 - 7 


57,837 19 


5 


8,300 




0 


11,701 


2 15 






1,602 4 


0 


- • ■ 


3,385 7 - 


277 IS 


3 


529 


0 


3 


- 








105,714 4 


7 


■ ■ ■ 


105,722 3 1 


115,805 - 


- 


20,000 


1 32 


- 




- - - 




2,499 2 




4,153 IS 7 


5,073 8 9 


154 11 


0 


CSC 


0 


0 


SIS 


3 14 




2,753 19 8 


- 






- 


- 




833 


0 


0 


480 


0 34 




2,830 11 9 






. 


. 


- 




1,110 


0 


0 


999 


2 15 






• 11,780 - 




. 


7,543 8 2 


6,427 10 




2,430 


0 


0 


3,340 


2 30 



- - Stopped for 
second assents. 



- - Stopped for 
second assents. 



• - Stopped for 
second assents. 



• - Stopped for 
second assents. 



- - Stopped for 
second assents. 



- - Stopped for 
second assents. 
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UtTURKS RELATING TO ARTERIAL DRAINAGE (IRELAND 



No. I. — Retuex of all tile Work# M-liicIi have been Commenced 





i 


Date, Where an Estimate 

ill c;itli Case, was prepared 


Where the 
.dinouul reijuired 


The Dale 
of 




The D.tle 


In each Case 
been liaislied 






1 


ot 


Ul UIB_V,OS OI 


’rcliiiiinary Survey 


the Coinpk-lioii 






' 


rinal 


Distiiau. • 


i 11 oiigiii. PreliminaiySurvey, 


was subscribed. 




when the full 


ivbcu the Works 


The -Amount 




Notice.; 










.-\s5cnts 


were actually 




1 




Parly or Parlies 
intt-resied. 


furnished lollic 
Parties Inieu-slud. 


was Received by 
ilic 

Pmarri of IVorks. 


Case 

Date of Report). 


were Received. 


Cumnicuceil. 


of the Origiual 
Estimate. 




















£. e. d. 




174 


Elver KiiUa 


20 Apr. 1S1C1 
20 June / 


. . . 




C Mar. 1847 


22 Seiil. 1847 


11 June 18-19 






183 


Louchs CoPiib, r 
Xilask, and Cara 


21 Jlar. 1S441 
20 Oct. 1840/ 


May 18-1-1 


14 and 22 Juae'l 
IS-M . -J 


20 May 184C 


8 Sept. „ 


I. Tan. 1818 






ISS 


Lisiiuit ... 


6 Mar. „ 




- 


13 May 1847 


23 Nov. 


11 June 18-19 


1,035 - - 




103 


Loueii Xanrtaci’ 


22 May 1«47 




. 


1 Sept. „ 


IDJau. 1848 


11 June „ 






23 


Jloyour 


lOJun. 1S4H 


. 


. 


2 May 1846 


29 June 1846 


23 July 1840 


3,380 - - 




-13 


Mullyfnr.-y - 


4 May „ 


. 


. 


4 June „ 


2 Oct. „ 


27 Nov. „ 


601 - - ! 


GO 


Jliles and Temple-"!^ 


15 May „ 


. . 


. . . 


4 A... 


30 Nov. „ 


3 Mar. 1847 




72 


ilu'laivii 


29 Mur. „ 






2-1 Oci. „ 


20 Dec. „ 


16 Jan. „ 


274 - - 




140 


Magbeu - - 


1 1 May „ 






June „ 


18 Apr. 1847 


2 Aug. „ 


I,3b5 - — 




141 


Moyne and Cross-1 
patr'ek . -J 


OJunc „ 






8 Oct. „ 


5 May „ 


20 Sept. „ 


090 - - 




17C 


Monicc.i 


23 April ., 






Mar. 1S17 


22 Sept. „ 


0 Aug. 18-19 


. . 




23 


N obber - - - 


1 Nov. 1845 




20 Sept. 1843 -1 
8 Mar. IS-U -j 


1 Apr. 1340 


2 July 1846 


IC.Tuly 1840 


5,327 2 - 






Oranhili 


SlAiig. 1843 


0 Sept. IS-13 


11 Dec. 1843 


17 Sept. 1841 


14 Apr. 1S45 


2,400 - - 




21 


Owi-nabroekn 


30 Jan. 1S40 




22 Apr. 1S17 


24 June 18-10 


23 July 1840 


l.SOO - - 




4S 


Oxveiikea.Ji . 


2 May „ 


. 


. 


5 Aug. 1846 


8 Oct. „ 


20 Oct. „ 


1,023 3 - 




59 


Quin - - . 


24 -Apr. „ 


. 


. 


4 July ., 


30 Nov. „ 


1 Mar. 18-17 






13 


Redbog 


24M1U-. „ 




. 


11 Apr. ,. 


4 June „ 


16 June 1846 


688 16 9 




37 


Eaili or Cloneeu - 


20 Feb. „ 


. 


- 


July ,, 


10 Aug. „ 


8 Sept, „ 






•19 


Eiitcoia 


15 May ,, 






June „ 


8 Oct. „ 


9 Nov. „ 






01 


Riiin and Elack-1 


12 Oct. 18-14 




. 


Aug. „ 


1 Dec. „ 


12 Apr. 1847 






1(1 


s, . - 


22Pcb. 1S43 


25Fcb. IS-IS 


a Mar. 1843 - 
8 June 1844 - 


16 Nov. 18431 
15 Jan. 1S45J 


23 Apr. 


13 June 18-46 


. . . 




20 


Sbfule • 


23 Mar. 1S-10 




- 


8 May 1840 


19 June „ 


10 July „ 


. 




35 


Sliinroae 


17 Mar. „ 




. 


20 May „ 


30 July „ 


11 Aue. 


_ 




50 


Sbaudon 


21 Apr. „ 


. 


. 


28 June „ 


12 Oct. 


21 June 1817 


210 - - 




74 


Shaudruiii 


17 Sept. „ 


- 




23 Oct. „ 


29 Dec. „ 


0 Jan. „ 


085 - - 




SO 


Sow ... 


8 July 1813 


28 Sept. 1843 -J 


9 Oct. 1843 
29 Mar. 1845 -J 


Dec. 1843 


1 Fvb. 1817 


22 A pr. „ 


5,443 - - 1 


S2 


SliaD 25 -;IJen - 


2 May 1840 






20 June 18-10 


I Feb. „ 


S Mur. 




109 


Salecn Lough 


10 Mur. 1 

29 Mai. 1847 j 


. . . 




24 May 1847 


3 Sept. „ 


20Jau. IS-lS 






U 


Turli.ujiaiorc 


24 Oct. 1842 


June 1843 .■[ 


25Ju1v 1843 -1 
11 Dec. .1 


20 Mar. 1644 




OJunc 1846 












1 


28 Feb. 1840 -J 


















2 June 1843 -i 












42 

110 


Tiuipltmore - 


■ 23 Dec. 

, 17 Sept. 1840 


21 April IS4S -| 


13 Jau., 19 and 
28 Feb, 5 and ' 
15 Mnicli, and | 
14 May 164-1 - i 


Nov. IS431 
May 184-1, 


„ 


13 June „ 


- - - 




ruHn.v.voggauii 


- 


Jno. 1S47 


30 Mar. 1847 


22 .May 1847 


1,106 11 - 




139 


IVilkin^toivn . 


S Dec. „ 






30 Jan. „ 


28 Apr. „ 


12 May ,, 


1,295 - - 




ISO 


E ottonstowii - 


1 Mar. 1847 


- 


. 


28 3Iay „ 


2 Oct. „ 


14 Jan. 1850 


900 - - 




44 


Youghal 


1 2 May lb 10 


- 




6 July 1840 


2 Ocl. 18-IC 


14 Oct. 1846 










i 

1 

1 






(") 






111,646 2 -1 





('■) Id manj caii-s of «oiks under tlie iirovisions for siunmarj- proceediDgs no delaikd eslimatcs were made, nor were tlicy required in any 
{'•) Rex ised or Mipplcaienlal reports and estimates are not required by the provisions for summary proceedings, but for tlie ieformation 
(' ) This includes 17,3131. 4 1. 4 d, interest on borrowed monies, 

{'') Tins includes a sum of aO.OlSi. Gj. 0d„ esiiiuated interest on borrowed monies, to accrue during the complulion of tbe works. 
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RETURNS RELATING TO ARTERIAL DRAINAGE (irELANd). 



in Inland uiukr the Acts for AnTEniAi. Dkainace continued. 



v/herc the War 
and Ui« Aivard ii 


has actually 


But where Unfiiiislied, 


And also 




■ 





Revised 
Estimate, wlicru 
publiblied or 
circulated beforo 
calliti}; for 
Secuud Assents. 


The Amount 
actually 
Ee[ie tided. 


The Amount 
uf the Oi'igiiKiI 
Ksliiaatc. 


Revised 
Ksliinato, where 

cireulateti Iiefore 
calling for 
Second Assents. 


Tlie .\ii)uuiit 
actually 

Expended 111 the 
SOlhSept. 18.)1. 


a full Estimate 
of the .Vnioant 
which will 
still be required 

Complefidii Ilf 
the Woiks. 


by original 
Survey, Iftalutc 
Pleasure. 


by revised 
Isuivey, Stauiic 
Measure. 


— 


£. s. d. 


£. s. d. 


,£. s. 


£. s. d. 


£. ». <2. 


£. 8. d. 










- 


73,91)9 y 3 


- - ■ 


23,381 10 7 


40,000 - _ 


11, 880 3 - 


__ 






Ik'MO l.j 11 


130,733 17 - 




118,544 17 3 


82,872 - _ 


20,972 0 28 
507 0 0 


452 2 5 






8,ro.| 1 2 

ObU 13 - 




12,940 - - 


9,282 8 2 


3,970 - - 


2,454 0 0 

700 0 f) 
20T 1 30 


1,040 3 11 
325 0 1.3 




l,67j 8 0 


347 7 4 
1,397 12 1 
702 13 9 




- - - 


1,191 19 4 


314 - 3 


211 0 0 

74 0 0 
375 0 0 
93 0 0 


7-1 3 13 

393 1 22 

90 1 32 




• - - 




15 919 - - 


. . 


8,050 13 10 


10,444 - 


3,776 0 0 








7,034 3 -1 
3,871 10 2 




• 






805 0 0 
974 0 10 


1,357 1 3 






3,154 0 r 




- - 


- . . 




400 0 0 


379 0 33 




' • - 


1,277 7 3 


3,341 - - 








405 0 0 


393 2 15 








18,870 19 1 


11,009 14 10 


7,480 - - 


I.G50 0 0 






■ ■ ’ 


904 1!) 11 


4,700 - - 






. . 


276 0 0 


241 2 8 




* 




0,797 - - 


0,033 - 11 


549 0 - 


1 ,238 0 0 






920 IS 1 


928 7 11 


' ■ - 


- . 


. . . 


. - 


268 0 0 


2-lJ 1 0 








18,363 - - 


23,392 S 10 


13,3*1 18 5 


10,818 12 - 


4,007 0 0 


5,091 1 11 


- - Slapped for 
second assents. 






U.JM , 


“ 


30,270 19 2 


5,100 - - 


7,397 2 5 


_ 






. . . 


10,302 - - 


* • 


22,854 12 0 


2,009 14 7 


3,008 0 0 


4,018 3 23 






- ■ - 


3,908 - - 


. - 


7,8.50 - 2 


219 3 a 


1,217 0 0 


1,479 3 19 






1,030 12 - 


- - - 


- - 






40 0 0 


43 1 15 




■ - - 


712 10 3 


- . . 


- • 






127 0 0 


i2-> 1 rt 




7,220 HI - 


8,317 IB C 










1,998 0 0 


1,983 0 10 


- - Award pre» 
pared, but de- 
layed bv !ei>al 






8.332 - - 


12,831 - - 


3,500 14 9 


9,9-14 - - 


1,012 0 0 


1,038 0 28 


proceedings. 

- - .Stopped for 


■ - - 


3,079 13 11 


* - - 


. - . 




- - - 


880 0 0 


900 3 14 


second assents. 


' • 




23,700 - - 




45,703 4 8 


4,917 17 1 


-1,881 0 0 


7,700 0 0 




- - - 


- . . 


7,224 14 10 


. - . 


13,287 17 - 


1,030 5 7 


3,448 0 1 


3,048 0 0 






1,331 - 10 










314 0 0 


294 1 0 




• - - 


1,701 - - 


. . . 




• - * 


- 


373 0 0 


700 2 37 






1,102 13 - 




. - . 


. . . 


- . . 


309 1 0 


310 1 17 






• - - 


8.K11 13 ~ 




18,240 0 1 


094 17 HI 


220 0 0 


271 2 22 




38, MS 14 3 
K'‘) 


105,101 9 2 


1,179.37.1 12 11 1 003,093 1 S 
1 ('■) 

Add riuanticy of land original 


1,210,155 11 - 
y estimated fur dis 


083,794 8 3 
(") 

tricts not yet rev 


288,233 1 10 


214,579 I'iS 
119,018 0 21 
335,597 2 2 





case by the provisluns uf ilic Act of Parliioient. See 0 Vict. e. 4, s. 47. 

“f ptoprieiora ilicy Uave been, with a full eiplanatiuo of each case, furnislied ia 41 districts, as Uereiii set furth. 
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EETUKNS RELA.TIN (5 TO ARTERIAL DRAINAGE (IRELAND). 



No. ir. 

(I.) — return of all the Cases, if any, in which there has been a Departure 
from the original Plan submitted to the Parties interested and approved 
of by them, and in which the Assent of tlie Parties interested to the 
new Plan was not obtained previous to its being put into execution. 

The total number of districts in which works have been commenced are 1-21. 

Of these 13 have been brought under the operation of the ordinary proceedings of the 
Drainage Acts, and plans were published and lodged for public inspection before completing 
the preliminary pi'oceedingsj liie reinnining 103 districts were undertaken under the pro- 
visions for summary proceedings, 0 Viet. c. 4, ss. 45, 40, 47, 48, 49, and 50, for the im- 
provement of lands, and aiFovdini!: remunerative employment to ihe labouring classes during 
the distress <'mi>ecpieiit on the failure of the potato crop. Under these provisions no plan 
was required lo be lodged for inspection or submitted to ihe parties interested, nevertheless, 
in 43 cases, diagram, or skcich plans were published with the original Report, but in the 
ren'iihiiing GO cases no plan was lodged or published. 

In nearly all cases there have been during tlie progress of the works some deviations, 
aitemtions, additions, and abridgments of the originally conceived plan, and especially as 
regards increased depths in the chaiinelF, which cleviatiniis the Commissioners arc specially 
empowered by tlie Act of Parliameiu to make, and which would consequently bring nearly 
the whole 121 districts into tliis Return. In the 18 districts under ordinary proceeuings no 
assent from the propiietors is required by Act of Parliament, or could he legally called for, 
used, or relied upon, hut that given in the first instance, nor has there been in these cases 
any general change of pn>ject or new plan” beyond increasing the depth of ihe channels 
proved to be necessary for the discharge of the floods, as described in the 17ih, IStli, and 
19th Annual Reporis of the Board of Works to Parliament. In one of these cases (Bur- 
tisokane) a inajoiiiy of the proprietors memorialed that the capeity of the channels should 
be so increased. 

As regards tlie 103 districts under the provisions for sunimaiy proceedings, assents are 
required by 9 Viet. c. 4, s. 50, to be furnished before the works can be completed, if tiie 
cost of the works exceeds an araouiu calculated at the average rate of 3 Z. per acre of the 
land to be drained. These assents have been called for in all cases where it was deemed 
necessary under the provisions of the Act, and have either been obtained or the final award 
has been made fur the districts without a further expenditure on works, or the works of the 
district now remain suspended for want of such second assents. 



(2.) — All Cases, if any, wiiere a larger Area has been included in the Opera- 
tions than was originally comprised in the Survey and Estimate 
assented to by the Parties interested. 

The cases where the area has been revised pursuant to the provisions of the Act are set 
forth in the accompanying Retiiin, No. 1 . 



(3.)— DiSTiNCtrsHiNG the Cases, if any, in which a larger Outlay has been 
made than otherwise would have been consistent with the Act of 
Parliament. 

— Nil.— 
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RKTUUNS RELATING TO ARTERIAL DRAINAGE (iublAND). 



return of tl,e Names ond Salaries of all tlie EsoraRERs, Overseers, and Clerks at present employed 
on Arterial Drainage Works, 28 July 1851. 



Fredericlt Rarrj • 

TlKiinBs W. Lloyd 

Geiii?e W. Mossop 

LoiasCh. King 
John M'Qoagh - • 

JomeaGallaj^er® 
Michnel Betagli 
Fat. Haviluod ‘ • 

Uartin Kavanagli 

Michl. M'Dermott 
Thomas W. Armstrong , 
JsmesFor - 
William B. Gattwe; 
Patrick Bulger - 
George Gray • 

William C. Bennett 
Patrick Dufiy - 



HeoryC. Forde 
Patrick Coffey “ 
Malliew DubU - 
William P. Stack » 
William Holmes'* 
Thornes Robinson* 
John Kally ^ • 

CharlesJ.Battersbye 

Byre W, Preston “ 
John G. Kirby " 
William M'Kane < 
Joseph Coneys ' 
Thomas Coneys ' 
Junes Dempsey ' 
Fredk, G. Deverell » 
Charles Johnston ‘ 
John C. Kennan * 
James Kennedy ® 
Paitick Hoey e . 
George Devenish « 
William Alford' 
WilliamP.O’Sulliaan 
W'illiaia Fmier « 
I^hard Woods - 
Joseph E. Brennan 
William Mnrton 
Patrick Phelan - 

Thomas Byrne - 

Cornelius Fcely 
Jolin Head ' 

John Brosnaliane ' 

Johns. Mason - 
James Burrows - 
George Kelly . 
fJ*»rdJ. Kelly ' 
Matthew J. Coyle 
Jeremiah Spillane 
Tiiomas Spillane' 
Wwanl Fiiapatrick « 
George R. R. gioney 
Liiiocl Gisboroo 



l8l3. 





Hate of 


Rate of 






HANK. 


Ailowancesin 


lien 


Name of ^ 




Salary or Pay. 


of Travelli 
Expenses 


g 


Work or Dislriet. 


District engineer - 


COOL per annum 


100 L per a 


IT 




Fay clerk - • 

Districtcheck clerk"! 


150 r. „ . 


401. „ 


1 




and measurer •/ 


6 s. per diem • 






Lough Mask and River ~ 


District clerk and"l 
storekeeper -J 


7#. „ 


none 


. 


Robe, Shruie, Balia, 
and Lough Lannagh 


Assistant clerk 
Office clerk • 


2t.6d. ,, 
3s. 


: 


:J 




Assistant engineer 


14#. 


none 






Superintendent 


7s. Oil. „ 


- none 




Lough Mask and River 


Overseer 


4t. Gd. „ 




. 1 


Robe (Creagh, Ru* 


Check clerk and"! 
storekeeper -j 


3 s. „ 


- none 


.1 


been, and EallymounC 
divisions) • 


Assistant engineer • 
Ovetseeraiid cheeky 


lOs. 0d.„ 


80 1. per annum "1 


Carnarvon divi-") 


3s. 


none 


-/ 


siOQ - - 


Assistant engineer 


7s. 


none 


•i 


) and 


Overseer 

Check clerk and\ 


4 s. „ 

2s.Cd. 


- 


■ 


Lrhinch divi.j 


storekeeper -j 


none 


• J 




Assistnntenginccr - 


10 s. Cd. „ 


301. per aim 


um1 


* 


Overseer 


6 j. 6 d. „ 


•1 


Balia . . . - 


rebeck clerk and"! 








L storekeeper -J 


s. d. „ 


none 


•J 




Assistant engineer • 


10 s. 


. none 


■J 




Overseer 

Ditto - - - 


4 s. „ 

5s. „ 


" loll 


Lough Lannagh - 


Assistant engineer 


10s. „ 


301. per ana 


m "J 






3 s. ,, 


- 1 




Ditto - 


3 s. Gd. 


• none 




Slirale - - - 


Check clerk > 


3 s. 0 rf. „ 


none 


-J 




District engineer - 


300 L per annum 


801. per ann 


■"{ 


Inny, Duncoiman, and ' 
Rath or Cluuneen 


Assistant engineer 
District clerk 


10s. per diem ■ 
7 s. - 


40 2. „ 


4 


Dungolman and Rath or 


Overseer 


2s. 


none 


-J 


Clooneea - • J 


District engineer - 


48 1. per annum 


121. per annum"] 




Assistant engineer- 
Overseer - - 


7 s. per diem - 
3 s, 4 d. ,, 


- Sone 


-i 


Comogue - . . 


District engineer • 
Office clerk - 


J5s. 

7s. „ 


40/.p^e^rmm 


"1 


Coolaney, Drumcliffand 


Pay clerk 


10!) r. 4s.pcrann 


30 2. per annum J 


Dunmoran 


Check clerk • 


6 s. per diom • 




-1 


Cootacey ... 


Overseer 


4 s. 2 d. „ 


none 


-} 


Check clerk - 


Cs. 


- none 


•1 


Drumcliff • 


Overseer 


3s. Od. 


none 


■} 


Dittn • 


6 s. 


none 




Dunmoran - - . 


District engineer • 


3821. per annum 


1401. per annumy 


Casilebernard, Shinrone, ~ 


Pay clerk 


160 2. „ - 


40 L 


• 


Ktlniaganny, Kilbride, 


District accountant 


1001. „ - 


• none 


4 


1 emplemorc. Lough-. 


Copying clerk 


2 s. per dictu • 


- uone 


- 


ans, Burris-in-Ossory, 


Storekeeper - 


2s. 6d. „ 


none 


•J 


and Burrisokaiie 


Assistantengineer • 


12 s. 


SoLperannum ^ 


Casilebernard and Shin- 


Check clerk - 


3 s. „ 


. none 




Custlebcrnard 


Overseer • 


2 s. 6 d. „ - 






Shinrone . . . 


Ditto - 


7 s. „ 


none 




Castlcbernard - . 


Assistant engineer 


12 s. 


SOI. per ann 


m{ 


Kilmaganny and Kil- 


Overseer 


4s, Gd. „ 


■ none 




Kilmaganny . . 


Check clerk - 


3s. Gd. „ 


- none 


J 

L 


Kilmaganny and KiU 
bride ... 


Superintendeut 


7s. 


□one 




Templeniitrc ‘ 


Ditto • 


7 s. „ 


none 




Loughans ... 


Superinrendent 

Overseer 


7s. „ 

2 s. C d. „ 


: 


;} 


Bunis-in.Ossory - 


Ditto - 
Cheek clerk - 


2s. Cd. ,, 
3 s. 6 d. „ 


none 


:} 


Burris-e-Kane 


District engineer - 


300 1. |>er annum 


1001. per anaum 





[ Lengford, Meath, 
Westmeath, 
and Cavan. 



King’s, Qireen's, 
Kilkenny, 
and Tippe- 



* Transferred to Mask and 
I^Qe, Palnesullagh 
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RETURNS RELATING TO ARTERIAL DRAINAGE (iRELAN d). 



No. III.— Names and Salaries of all the Ekgineers, k.c.— continued. 













Counties 


NAME. 


RANK. 


Rate of 


Allonaiices in lieu 


Name of 


□ which Districts 




Salary or Pay. 


Expenses. 


Work or District. 


are situated. 




General assistant! 


10 s. per diem - 








James Peacocke 


engineer uad j. 
Draughtsman -J 


■ ■ 1 


Slrokestown, lAmgford i 






James Joves “ - 


Pay Cletk • 


10 s. „ 


part of 40 1. per | 


Lough Gara, and 
Mantua, Iliad River, 


Roscom mon and 


George R. Crowe 


District clerk 


7s. „ - 


. none - 1 


Kevnagli, Cfoghan, 
audCavetown - . 


1,ou5f(,.J. 


Francis F. L’Estranpe - 










Thomas M’DermuU - 


Drslriuc storekeeper 




none -J 






John O’Flaherly 


Assistant engineer 


10s.6d. „ 


30 1. per an urn') 






Boyle IV. Minchin • 


Check clerk - 


Ss. „ 


' "oM 1 f 


Strokestown 


Roscommon. 


James ii'Uurnn 


• ‘i“to 


4 s. „ 


none -J 






Samael Harding • 


Assistant engineer 


12s.Od. „ 


30 1. per annum 


Longfard and Keenagli - 






Check clerk - 


3 s. „ 


- none 




.Longford. 


Peter Fiiilav '' - 








Longford - . - 




Charles S. Dudgeon - 


* ditto 


os. „ 








.Issisrnnt engineer 


10s. C<i. „ 


30 1. per annum'll 






John Gerauhty - 


Check cletk - 


3 s. - 


Hind River 


Roscommon. 


James Dovle - • 


Overseer 




- none -J 






IVilUamBond*' 
Bernard Doherty ^ 


Check clerk - 
Over»ecr 


5 s. „ - 


- none ■} 

- none -/ 


KcenagU ... 


Longford. 


Charles Mavne * 


Assistant engineer 


10s. 


30 1. per annuml 


Crogliiin ... 


Roscommon. 


JohaDuignan * • 




3 s. „ 


- none -J 


Richard A. Gray ‘ 


District engineer • 


323 1. per aanum 








Chark-s E. Gimy 
John Hastings^- 


Dislriet clerk 
Pav clerk - 


17 s. (id. perj" 
paymuLt • 


10. V. prjr diem' 
while pfocur- 


Boyne, Deel, and Cion- 
lost .... 






lug silver -J 








Assistant engineer 


8s. 4ii. per diem 


30 1. per anaiiml 




1 Jleiilb, West- 


Jamc s Mulloy « • 


OversciT 


Os. 1. - 




Boyuc ... 


) meaih, Kildare. 




- ditto 






j and King's. 


Joseph Ginty * - 


Check clerk • 


3 s. G d. „ 


none -J 






John Todd 


Assistant engineer 


10 s. „ - 


' ■} 


Deel .... 




Patrick .\’ce 


Overseer 


4 s. „ - 


J 


John KieltyJ - 


Check clerk - 


3s. Od. „ - 








John IV. Kelly® 


District engineer - 


4001. „ - 


lOO 1. per aim. 


Quin, Aiinagh, and Fer- 
gus ... 




JohiiA. Mullins^ 


.A.ssisiant engineer 


10 s. per diem - 


r.r.n. -1 






John Changley - 


District clerk 


j - none 






John B. Knox - 


Pay clerk - J 


ITs. 6d, per' 
payment 


■ - 


Quin .... 


1 Clare am! Gal. 
way. 


Terence Meehan • 




Ss. perdiera - 








John Coiisidine - 


• ■ ditto 


; 3s. Gd. „ 








Henry Moluny - 


/Check clerk and 
\ storekeeper 


‘ 3 s. 4(1. „ 


- none -J 






Stephen Baily * • 


/Overseer and lbre-1 
1, man mason 


5s. „ - 


- none - 


Annagh - 




Martin King 


District engineer - 


300 1. per annum 


1 100 2. per ann. 


Youghal, Castlemiitlvr, 


] 


John King ‘ 


/D.suict clerk and\ 
\ accountant 


Ss. perdiera 


■ - 


TeniplcUryaii, Clona- 
1 kilty, and F.atooragh 


] Cork. 


Patrick Larkin - 


Assistant engintter- 


150 1. per aoQuni 


non<s 


Youghal . . . 


j 




• ditto 






Castlemartyr 




William Fophretl 


Cleric - 


Is.Od. „ 






Brusna. Juiberaan, Kii- 


Peter J. Klasca* 


District engineer - 


500 Z. per annum 


1501. per ann. . 


liranr, Ballynaliown, 
Derryholtnes, Boley, 
Lisduff, Cappauh, and 
Foran Well 




H. J. B. Kane 1 • 


Assistant engineer 


I0s.6d.per diem 


301. per ann. - 


Brosna, Kilbeniran- Bel. 




Richard Willis * 


Pay clerk - • — 


17s. Od. per' 
payment 


. .... -1 


ly nahown, und Derry* 
holmes ... 




A. 0. Lyons 


Assistant engineer 


1 12 s. per diem - 


40 2. per ann. - 


Killimor, Boley, Ijsduff, 
and Cappagii • 


King's County, 
Weslnieath, 






1 s . 


. ...» . 

- -1 


On all disiricls above 


\ Kildare, and 


Samuel JPDontrell • 


- ditto 


i 5s. - 


stated in charge of 
Mr. Klascn 




Bernard la'Dorineil - 


Pay clerk 


I 1 1. ner uavtaent 


none 






Robert E. Morgan ‘ - 


District clerk 


1 7 s. per diem - 


- none - 


Brosna, Kilbeerran. Bal. 




Robert Hackeit - 


fAssistjntclerk and' 
1_ storekeeper 


. .... .] 


lynahown, Derry- 

liolincs, and Foran 
W'ell - 




M. J. M-Cann - 






- none .. 


Killimor, Boley, LisdufF, 






1 ■ 


and Cappagh • 




Dennis J. Kelly ‘ 


District check clerk 


1 5 s. „ 


- none - 


Killimor (Lisduff River) 





‘ A portion of his time 
employed on districts of 
Riim .iDd Blacktiver, 
and Hslin and Sliaaaon, 
rents niul tolls. 



From 1 Stptember 161)1, 
reduced 'i\l. per an- 
num Sitlury and allow. 



Dead- 

Discontinued. 



/ Transfened to Boyne 



r From 1 December 1851, 
salary 1 1. per diem, 
nncl 50 I. per aniiuiuiii 
lieu of travelling ex- 
penses. Quin aud Fer- 
gus districts. 

^ No assistant engineer oa 
this district at presenu 
Mr. Mullins, however, 
is employed on it in the 
enpacity of draftsmaa 
and ineasurer, at Ct. 
per diem. 



Discontinued. 



- At present paid at the 
rate of 30 «. per day, 
and only 40 1. par an- 
num for travelling ex- 
penses. 



’ Discontinued. 
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RETURNS RELATING TO ARTERIAL DRAINAGE (iRELAND). 



No. HI.— Names and Salaries of all the Enoineers, kc.—conHnued. 

V N K Allowances in lieu Name of Counties 

Salary or Paj. of rravelling m which District 

are situated. 



Alfred Bucko . . District check clerk 5a. per die 

R. J. Boylan“ - - ditto - - 5*. „ 

William B. Schrodero Overseer - - 4a.C<2, ,, 

H.S. Pucker® - - ditto - - 6a. „ 

G. A. Fajle - - - ditto . - 7 a. „ 



Derrjhulmes - 
Brosiia (Works be- 
tween Rahaii and 
Springfield) - 
Bailynahown 
Derrylioltnes 
Newuridge aud ) 
Litduff Divi- I 



John Mason ® - 
Joseph Berry 



Wiiliamfi D. Latimer - 
Mkkae! Costelloe 
P. J. Dowdaii® 



Bobsrt Manning “ 
William Riilpli ‘t 
Patrick Galligan 
William Bniokerd 



District engineer - 
District clerk 
Superintendent 
Pay clerk - 






401. pet annum' 
2 1. per nioiuh • 



- Assistant clerk -I Sa. 6rl. 



Tbomos Adair® - 
D’Witt Gray - 
John Hurta 



Nichulaa Eeatinge - '■ 
John Callaghan • 

Francis H. Lynch 
Michael O’Connor - 
James Martin ® . 
Chnstopher Dornan ® • 

Thomas J. Mulbinny * 
Andrew Hanlon - 
Franca Greene - • 

Wdliam H. Kelly - 

Rickard Trousun - 

Bdward Norris - 
JohnKeiity 
Marshall S. Thornton 
Michael M^Gnrriii - 
James Green - 
Hugh Leonard - 
Robert Armstrong 
Marlin Lyons ® - 
Joha Sutcliile • - 

Patrick Kavauagh 
^gh Latimer - 
Phillip Maguire* 

John Magaurea • 

B- Reiily/ 

George Reilly . 

John Quigly . 

John M'Dooald 
Pat. CaflVey 
Thomas M'Guire 
Patrick Duignan 
Thomas Mathews « - 
Robert Elliott • 



\ payment -/ 
5a. per diem - - 



Check clerk - - 6 a. „ - - 

Superintendent - 7 a. „ • - 

Overseer - - 6 a. „ - - 

Storekeeper - • Sa. 6d. „ . • 

District engineer - 600 1. per annum lOOi 



Edward Doyle/ 
James Brady 
John KettA . 



Killimor Division I 
Newbridge and ) 
Lisduff Diri- 

Killimor and 
Clare Madden 
Division - 



Giyde, Ardee, Nobber,"] Louth, Meath, 
Wottonsiuwii, and ^ Muiiaghuii, and 
and Fane . -j Cavan. 



Pay clerk - 
Draftsman - 
Office clerk - 
Assistant clerk 

- ditto 
Copying clerk 

Til and store clerk 
Storekeeper - 
Assistant engineer - 

- ditto 

- ditto 
Superintendent 



150 1. „ . 301. 

7 a. per diem - - 



Ougliier and Gowna, | 
and River Erne. \ 
Riim and Black [ 
River, Eslbi, and 
Leesborcugh - - J 



- ditto 
Superintesdent 



. rlitfo - • Ca. „ 

- ditto • • 3 a. 6 d. M 

Clieck clerk - - 3 a. „ 

- ditto - .8 a. » 
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RETURNS RELATING .TO ARTERIAL DRAINAGE (IRELAND), 



No. III.— Names and Salaiues of all the Engineers, Scq.— continued. 







Rate of 
Salary or Pay. 


Rale of 






NAME, 


RANK. 


Allowances in lieu 
ofTravelliiiff 


N ame of 
Work or District. 


iu whicli Districts 








are situated. 



• Pay clerk - - I 

• Sv[>eri)itendenl • j 

/Districi check\' 

’ \ clerk - -/ 



James Joyce > • 
VVillUm Coghlaii^ 
Jokn Roberts ‘ - 



inieneel (Jarroll » • Overseer - • 4s. „ 

William M‘Culloch ® • • diUo • - Os. ,, 

Richard H. Coe* - Assistant engineer 7s. „ 

Charles S. Ottley • District eogiceer - 500 1 per a 

Herbert Taylor Ottley Assistant engineer 12s.Gti.pt 
John Guise Mitfotd - - ditto . - 12s. Gt/. , 

Charles Gerrard . - ditto ■ -15 s. , 

Henry Gardner . - Office cleik - -7 s. 

Anthony Carroll . Overseer - - Cs. 8rl. , 

Laurence Stanton - - dilio - - 4j. Od. , 

James Hughes - - - ditto - - a). 

Michael Nolan ^ - - ditto - • 4r. \ 

James Corrigan • - ditto - - 4^. 

William Marshnl! - • ditto - - is. , 

Patrick Smyth ' - . Snperintendent - 8s. 4d. „ 



Rinn and Black River I 
I Eslin • - -J 

Leesbaroiigh 



Anltiiii, Lniiilon- 
derry, Tyrone, 
Armagh, and 



Samuel U. Roberts • District ct 



James ColUos d . 
Richard Kelly * - 



John Forsyth 
John Dowling e . 

David Reilly 17 . 
Ihomas Hardy - 

Frederick C. Orome - 
Samuel Lewis - • 

John Beatty . . 

Edward V. Ponsonby » 
William Maliery a 
Eyre Hutchinson a 
Nicholas Amas • 
Geo^e Newcombe 
Villiaro E. Armstrong '> 
Ross M'Muhoii’ 

James J. Buylan • 
Wyfatants G. Olphetls 
Alichael Lynch •' 

Philip Purcell* - • 

Peter Feeny 
John Egan 
Terence Smith - 
Edward Qay«r ‘ - 
John W. C. Redmond 
Edward Clinton ‘ 

James Heffernan* 
Laurence Glynn ' 
Edward O’Brien* 



Assistant engineer ! 
Pay clerk - - ; 

rDraftsman andl 
•j^ Assistant engi-l ; 

District clerk ^ - , 

1 Alecliaaicol eiigi-1 
X neer - -/ ' 

Overseer - - E 

- ditto - • ; 

^rOvetseer of Ma-I , 
L sonty - .f '■ 

- ditto - . ( 

Overseer - • ii 

Check clerk - - ; 

- ditto - . t 

Storekeeper • • .) 

- ditto - .2 

- ditto - . j 

- ditto - . a 

‘ - ditto - - 2 



12 s. Gd. per diem 
150 1. per annum 



“ ' Clenariff . . .J 

I Loughs Corrib, Mask.' 
150 1. per ann. -i and Cana, Turluugh- 
I more, Lavally, mid 
I Diiiiltellin 
- none • Lough Corrib 
401. per annum.j' Longli Corrib and 
A Tuiluuclimoce 



' Transferred to Lough 



*A portion of his salary 
charged to districts 



/Draftsman andl 
L assistant cierkj' 
Overseer 

- ditto 

- ditto 
Storekeeper - 



' 2U0 L per annum 

5 a. per diem - 

■ 

• 5 s. per diem - 



■10 1, per annum': 
221. 10s perl 
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ARTERIAL DRAINAGE (IRELAND). 



RETURN of all Works commfenced in Irdand 
under the Acts for Arterial Drainage, with 
the Date, in each Case, of the Original Applica- 
tion from the Parties interested ; of all the Cases, 
if any, in which there has been a Departure from 
the Original Plan submitted to the Parties in- 
terested, and approved of by them ; And, Names 
and Salaries of all Officers at present em- 
ployed in the said Works. 



( Sir Lucius O’JBrien.J 



Ordered, ty The House of Commons, to be Printed^ 

23 March 1852. 



186, 



Under 2 oz. 
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